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lo The most Important it on in the current improvement of the Loewenberg 
(N 53/2 69)-IIoustadt (N 53/2 l8)«Itethenow (U 53 /z 15) railroad line 
probably mil be a 5-kn rail link near Uoustadt which for the most 
part runs through a cut« The link is to run under the Berlin-IIanhurg 
line^ *ha crossing noint reouired is under construction. The course of 
the line is being staked out* # 

2* The railroad link rune from Kohonofen (IJ 53/2 17) to Darsikow (N 53/2 28)* 

On 20 July 1950 the staking out of the course was still in progress and 
tvas being delayed because it was necessary to cut through woods,. The 
construction work proper my be expected to start in the near future* # 

3o Ti'ork on the railroad link near the village of Loewehborg to join the Neuruppln* 
TemT>X£n and Berlin^eustreliiz lines seemed to have been temporarily 
cancelled on 20 July 1950 * Tho allocation of materials and workers was 
stopped, apparently in favor of the more urgent construction project at 
Noustadt* *** 

25X1 A 

line T;ao previously reported* 

The rail link mentioned is an 

additional project which would provide a through connection without 
necessitating a change of locomotives * It is not known whether this proj- 
ect will supercede the construction of the connecting curve between 
kohonofen and Bchaeferborg* 25X1 A 

25X1 ■■■ Comments The const ruction of a cr ossing point near Loowcnbarg 

25X1 A TOS previously reported. This project seems to have been 

cancelled for the tine being while the work on the northern connecting 
curve near Loewenberg^ the junction of the Berlin-Houstrelitz and Neuruppin- 
-emplin lines continued 

1 Annex; Construction of a Railroad Connection between IWhenofon and 
Barsikow (near heustadt/Dosoe) * 
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